






























1 BILL NO. s-86-08-/ f 
2 SPECIAL ORDINANCE NO. s-/ M- 
3 AN ORDINANCE approving Change Order 

No. 1 (FINAL) for Water Contract 
4 85-01, Corline-Monteray, with Hipskind 

Concrete, in connection with the 
5 Board of Public Works and Safety 
6 of the City of Fort Wayne, Indiana. 
7 NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
8 OF THE CITY OF FORT WAYNE, INDIANA: 
9 SECTION 1. That Change Order No. 1 (FINAL) for Water 
10 Contract 85-01, Corline-Monteray, with Hipskind Concrete, in 
11 connection with the Board of Public Works and Safety, for: 
12 This Change Order is necessary 

to equate contract amounts for 
13 work actually performed; 
14 involving a net increase of Two Thousand Two Hundred Ninety-Seven 
15 and 05/100 Dollars ($2,297.05), all as more particularly set 
16 forth in the specifications, and which is on file with the Office 
17 of the Board of Public Works and Safety and is by reference glee ek 
18 herein, made a part hereof, and is hereby in all things ratified, 
19 confirmed and approved. 
20 SECTION 2. That this Ordinance shall be in full force 
21 and effect from and after its passage and any and all necessary 
22 approval by the Mayor. 5 
23 
24 

1lmember 
25 
APPROVED AS TO FORM 
26 AND LEGALITY 
J 
27 
28 
Attorney 
29 
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Read t 
seconded by read tne second time 
by title and referred to the Committee f (and the Cit 
Pran Commission .isr rason eond arican) “ard PuUDVis(Hearing t totoe Held afte: 
due legal notice, at the Council Cham ieee: City-County Building, Fort Wayr 
Indiana, on day of 


ae ee po ae pe MoE 
DATE: J LEEA ; 


SANDRA E. KENNEDY, CITY CLERK 


time in full and on motion by 
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Read the thi 


bme in full and on motion by 
seconded by 


, and duly adopted, placed On» TEs 


È 








passage. PASSED (LOS) by the following vote: 
AYES NAYS ABSTAINED ABSENT TO=WET: 


TOTAL VOTES 





BRADBURY 
BURNS 
ELSBART 
GiaQUINTA 
HENRY 
REDD 
SCHMIDT 
STIER 


TALARICO 


HT Yal slolelth F 
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DATE: 





Passed and adopted by the Common Council of the City: of Port. 


Wayne, Indiana, as (ANNEXATION)_{APPROPRIATION) (CGE 


NERI 
(SPECIAL) (ZONENG MAP) ORDINANCE (RESOLUTION) ao 
on the QEOot day of he eee | j T E 


fone Li Any oe h Talin 


SANDRA E. Grapher CITY CLERK | l : PRESIDING OFFICER 





Presented by me to the Havoi of the City ef Fort Wayne, Indiana, 


on the wee day of Gerger : ee ae anes 
at the hour of PRE ae o'clock f 2. ME Sar. 


i ; SANDRA E. KENNEDY, CITY CLE 
Approved and signed by me this BV aay of Lucu 7 
E r at the hour of Pe ae: o'clock L SME S.T: 








CHANGE ORDER 


: ! ign gy Gre: A 
; ERRA: ; ; CONTRACT 7/23/56 
Change Grder No. 1 (FINAL) . ; JESENE No. See 
Project: Now i Board Order No. 43-85 
Name of Project CORLINE-MONTEREY i Date _JULY 14, 1986 
To: HIPSKIND CONCRETE fs é 
SA RRR S a RS ARES es elm UP AA Jaa 
(Contractor) es ae 
tre fo iad 

Gentlemen: . 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: 











nem er Descrip tion of Change BEN Change in Contract Price 
e mmer e hesapi "fonts Feee Paereaea crane 


65: LEJB% CEs: 50 PIPE T2700 tes = $ 780.00 


sa a wae VALVE _W/BOX 375-200 |. aeseee 750.00 








25 LF REN OP Er ee 18.75 

nee 28 LF |CONCRETE CURB- REPLACEMENT | 1.50 |  -------- | 42.00 
Mie Ege T raved Eeeracei 10.00 750.00 oe 
Poi | 3 LF [ASPHALT DRIVE REPLACEMENT | 1200 TE O 






e Ae les REMOVE VANDERERLACE ARNONE ig F eh ae eee 


-o Decrease 






Total Increase 


Net ~PBeReese}) (Increase) Contract Price 

The sum of $2,297.05 is hereby (added to) (deduskedxfimom the total contract pric 
and the final contract price shall be adjusted as follows: 

Original Contract Price $ 88,881.05. 

Current Contract Price Adjusted by Previous Change Order $ 88,881.05 

New Contract Price Including This Change Order $ 91,178.10 
The time provided for completion in the contract for this project is (unchanged) (increased) 
(dexmeased) by -0- calendar days due to this Change Order. The date for completion 
of all work shall be SAME . Furthermore, this document shall become an 


amendment to the contract and all 








visions of the contract shall apply hereto. 
pate“ 7-/S-FC 
(Contractor) Date Los YH A 


(Director of Water Resources)pate 





Chief Water 





Engineer 
Accepted by: 


Approved by: 





Approved by: G A pf (Chm. Bd. of Works) Date In y7 
(Member Bd. of Works) Date 


(Member Bd. of Works) 





Attested DIEE ENNE ZAX $ i (Clerk) Date 


; tb 4 Change Order No. 1 (FINAL) 
CONTRACT, NO. s 85-01 2 Ss 
Resolution No. Tie whe $ 


Board Order No. 43-85 


REQUEST_AND JUSTIFICATION FOR CHANGE 


Necessity for change: TO EQUATE CONTRACT AMOUNTS FOR WORK ACTUALLY PERFORMED. 


Will proposed change alter size of the project? Yes No X 


If yes, explain 

m a eee 
e aeee 
Affect on operation and maintenance cost of this project: 


NONE 














Junior Engineer 


SILI 


Admn. Appr. 
a3 , > = E a 
TLILE GE ORDINANCE Change Order #1 (FINAL) for Water Contract ‘85-01, Corline-Monteray 
DEPARTMENT REQUESTING ORDINANCE B0ard of Public Works & Safety Jb "ARS, 


SYNOPSIS OF ORDINANCE Change Order #1 and FINAL for Water Contract 85-01 Corline-Mon- 
teray is to equate contract amounts for work actually performed. Hipskind Concrete is 


the Contractor. 





EFFECT OF PASSAGE... To facilitate: completion of project = = = < < xoa 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $2,297.05 Increase i 


ASSIGNED TO COMMITTEE 


2s 
žu ~ 
- ` 


BILL NO- sS-86-08-19 





REPORT OF THE COMMITTEE ON CITY UTILITIES 
WE, YOUR COMMITTEE ON CITY UTILITIES 4 + TO WHOM WAS 
IEE a Mee S | 


REFERRED AN (ORDINANCE) (RESOLUTION) approving Change Order ` 


No. 1 (FINAL) for Water Contract 85-01, Corline-Monteray, with 


Hipskind Concrete, in connection with the Board of Public Works 
__and Safety of the City of Fort Wayne, Indiana -~ 


























HAVE HAD SAID (ORDINANCE) (RESS#2L5N) UNDER CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 
(RESOLUKEG) 


(E 


A 









PAUL M. BURNS 


THOMAS C. HENRY 


— A<2 c 





ETA 5 VICE CHAIRMAN Saa a a ee 


Es ; BEN A. EISBART 


JAMES S5., STIER 


P 


a ,Z,MARK E. GiaQUINTA 


J 
CONCURRED IN Ff 2é-t6 SANDRA E. KENNEDY 








CITY “CLERK 


